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UNCLASSIFIED 

PAGE 01 MEXICO 09284 06000IZ 
ACTION FBOE-00 

INFO OCT-OI ARA-14 ISO-00 A-OI /016W 

079473 060407Z/II 

R 052350Z JUN 78 
FM AMEMBASSY MEXICO 
TO SECSTATE WASHDC 0644 

UNCLAS MEXICO 09284 


Message Text 


EO 11652: N/A 
TAGS: ABLD, AINE 

SUBJECT: INSTALLATION OE COMPUTER SYSTEM 
REE: PELEUSES/PRUITT TELCON JUNE 2, 1978 

1 . RENOVATION WORK AT COMPUTER SITE PROGRESSING AS 
SCHEDULED. ISO REPRESENTATIVE AND EQUIPMENT SUPPLIER 
REPRESENTATIVE WERE AT SITE LAST WEEK. ALL PARTIES 
CONCERNED, INCLUDING EMBASSY PERSONNEL AND INARCO, AGREE 
ALL TEAR DOWN WORK SHOULD BE COMPLETED PRIOR TO EQUIPMENT 
INSTALLATION SO AS TO PRECLUDE DAMAGE TO EQUIPMENT FROM 
DUST. 

2. WE PROPOSE ERECTION TWO TEMPORARY SHEET ROCK PARTITIONS 
WITH ONE ACCESS DOOR TO SEAL OEF ENTIRE AREA AND PREVENT 
DISRUPTION ADJACENT OPERATIONS. FOLLOWING THIS, REMOVE 
ALL EXISTING PARTITION WALLS, DOORS, FRAMES, AND FALSE 
CEILING TO GIVE FREE ACCESS TO ENTIRE AREA TO RUN 

EL ELECTRICAL WIRING AND NEW A/C DUCTING. THIS 
FASTER, EASIER, AND CLEANER OPERATION. 

3. REQUEST DEPARTMENT AUTHORIZE $4,500 FOR WORK DESCRIBED 
ABOVE. APPRECIATE TELEGRAPHIC RESPONSE. LUCEY 
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